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SAPC - 2267T 
Copy_ Jaf 10 
20 December 1957 
MEMORANDUM FOR THE RECORD 


SUBJECT: Stetus of Systema I Through Vi 
REFERENCE: SAPC 22159, dated 6 Dec 1957 (attached) 


westion, I took up the questions in your pone 
Following are the results, 25X1A | 

aye % e has convinced Mr. Biseell, as of 25X1A 
18 Be that the Como setup has the eapshtlity, vithout the | 
saaistance (or interference) of Ramo-Nooldridge, to perform field | 
operation ani maintenance of all electronice systems currently in 
business or ylenned. (I do not include anything past System VI). | 
This means that ah) Remo-Wooldridge types will eventually disappear. | 
The timing of thie exofusa varies from System to System. i 


e. sugm t: MMM of the MMMMERanc-Voolariage people now at "2" — 25X1A25X1A 
will take off on 1 March. ‘he HBB follows approcimately 1 month 25X1A 
3 ) se 25X10 
25X1A, 


b, SYSTEM II: Responsibility is no longer Project's. | 


| 
SxSTEM Tit: Commante as for Systen I apply. 
Biv: the Ii rersons es 25° 1825%14 
gignet to System IV at “B“ (mone at “C" - if requirements exist 
=. this Gos miseion at “C", people end hardware will be airlifted) | 
21 stay on until Syste: Wv yelleability is established, which | 
25x1A SEEN prot cts ae not before January 1959. | 


| 
so har will be ready for 25X1A 
trmeport to the 15 ¥ 56. guesses two month's 
@lippage in thie date to be a fair estimate. It will deploy, if all 
goee well, without Ramo-Vooldridge types. 


5X44 2 No retraining will be required and, accordingly, no scheduling either. | 
3. me. EBL expresses nis regrets that your position in this antter 
has been in the left field pavilion. 


25X1A 


Asaletant a atrative Officer 
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